Declaratory 


Improvement  Res.  No.  ioh7-i96i 


For  the  Opening  of  a circular  cut-off 
to  be  used  for  street  purposes  ffom  Lot 
No.  29,  John  H.  Vesey's  3rd  Addition. 


Resolution  Adopted: 

June._L2,  1 961 

Confirmed: 


Bids  Received: 


Contract  Awarded : 


Contract  and  Bond : 
Contractor: 

Reported  Completed: 


Assessment  Roll  Confirmed: 
August  2k,  1961 


B.G,  3G-f60 


DECLARATORY  RESOLUTION  NO*  10^7-1961 


For  the  Opening  of  a circular  cut-off  to  be  used 
for  street  purposes  from  Lot  No*  29,  John  H*  Vesey’s 
3rd  Addition* 


PLANS  ORDERED: 

ADOPTED:  June  12,  1961 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  June  16  and  23,  1961 
Notices  mailed  June  16,  1961 

HEARING  ON  CONFIRMATION:  Thurs.,  July  13,  1961  at  3t30  p.  m. 
CONFIRMED:  July  13,  1961 

ASSESSMENT  ROLL  ORDERED:  July  13,  1961 

ASSESSMENT  ROLL  APPROVED:  August  8,  1961 

HEARING  ON  CONFIRMATION 

OF  ASSESSMENT  ROLL: Thurs.,  August  2li,  19ol,  3*30  p.  m. 
NOTICE  SERVED:  August  11,  1961 

ASSESSMENT  ROLL  CONFIRMED:  August  2l,  1961 


♦ 


"V  DECLARATORY  RESOLUTION  No.  1047 


196I 


InT 1 : --  nnmiiMflnnnn  nr  nf  .v..  . r.,rna 

_cut-ofx  bo  be  used  for  street  purposes  from  Lot  Ho.  ?Q. r 
Addition. 1 


of  a circular 

Vesey1 3 3rd 


Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that  it  is  desired  and  deemed 
necessary  to -Qgen . 3 c ire ular_cux=off  to  be  asea  for  street  purposes  from  Lot  No.  29, 
John  H.  Vesey* s 3rd  Addition,  more  partic.ul  nr/L  ’ ~ ’ * 


described  as  follow; 


*1fc 


(dee  Attached  Sh e et^ 


All  as  shown  by  a plan  of  such  proposed 


„„  * .,  . ■ ' ■ ODeniny  ..^nnrfn««n,Hn.  nf  f-r  uimii. 

F t w above  described,  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of  ^the  Citv  of 

Fort  Wayne,  Indiana  Ihe  openij-ig  of  said  street  is  to  be  made  by  condemning and 
appropriating  for  street  purposes  theproperty  described  above. 


The  cost  of  said  Opening  — 


sessed  against  the  property  beneficially  affected  thereby. 


rty  pui puLie.*  shall  be  as- 


Opening  — -6muU 


The  property  which  may  be  injuriously  or  beneficially  affected  by  such -Yncatu 
Mtian  nf  right  of  nmy  fnr  utility  pinpagaa  is  described  as  foUows:  Lot  No.  29.  oonn  n.  vese 

-jrd  Addition.  Said  addition  inclusive  to  the  CjtF^F Fort  Wayne.  Indian^ 


John  H.  Vesey1 s 


Indiana  ^ntftl^'An^A,  ®"d  ™fneV.  provided  for  in  an  act  of  the  General  Assembly  of  the  State  of 

ndiana,  entitled  An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6 lOOS  and 

^idLwLar?er:rda,ory  there,° and  supp“  *h— < i .*£5  £ 


Der  tnnum^HnSp1  deferred  arf  to  be  paid  in  ten  e<3uaI  installments  with  interest  at  the  rate  of  five  (5)  % 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana  be  or  be  held  responsible  for 

exceDtUTor°rsurhmS  ^ laid  p™perty  owner  or  owners,  or  for  the  payment  of  any  bond  or  bonds 

except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  for  «„nh 

of°sa  Hy  damageS  aS.Said  Clty  is  by  said  above  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement  assessment  of  property,  collection  of  assessments and  issuance  of  ^ bo^d  th”?efor 
shall  be  as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and ^ supplements' hereof 


**  rT11"  **r  n ' r ' ‘if  Thf  -jj-'--  described 
City  of  Fort  Wayne,  IndianaJ_aad— ollT 


shall  be  subject  to  an  easempnt  for  tha 


n,  Wdyne’  Uiaia?a’|an<1  ° L"  |IMIU  I 1 ||-t *"-J  -inf , Ml 

ims,  gas  mams,  electric  pole  lines  and  conduits,  I 1 | 1 1 i | 1 | f | |,|||i_  m\l 


All  Streets,  lots  and  lands  affected  by  the  above  described  opening  are  situated  in  the  SOUth- 

'^QiI  Range  12  east'and  lie 

■Wholly  wilto)  the  corporate  limits  of  the  City  of  Fort  Wavne.  Indiana. 


ADOPTED  THIS  / DAY 

Attest: 

Secretary  BoarcTofLPublic  Works. 


Board  ^ Public  Works. 


1047 


.IV. 


PROPERTY  TO  BE  ACQUIRED  FOR  3TREET  RIGHT-OF-WAY 


Beginning  at  the  northeast  corner  of  Lot  No.  29,  John  H.  Vesey's  3rd 
Addition  to  the  City  of  Fort  Wayne,  thence  in  a southwesterly  direction 
along  the  westerly  line  of  Canal  Terrace  a distance  of  20.6  feet,  thence 
in  a northwesterly  direction  along  the  Arc  of  a curve  having  a 40  foot 
radius,  a distance  of  21.1  feet,  to  the  north  line  of  said  Lot  No.  29, 
thence  east  along  the  south  line  of  Dalgren  Avenue,  a distance  of  20.35 
feet  to  the  point  of  beginning. 


1047 


L 


B.  0.  30-*60  Date July  1%  1961 

To City  Engineer 

Subject_  Dec.  Res.  10U7-1961 John  H.  Yes ey's  3rd  Add. 

Prepare  Assessment  Roll  of  Benefits  $1.00  and  Damages  $1.00. 


Paul  F.  Roembke 
John  D.  Lombard 
Berkeley  Ward 
BOARD  OF  PUBLIC  WORKS 

ic 

attach  Res*  & P.  0.  List 
cc:  Mayor  Burns 


Signed 


/V°TeO 

O pPn 
n -F-* 

n J°L- 

U B.W 


Reply: 


Assessment  roll  of  benefits  and  damages  completed  and  attached. 


Signed. 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 

Fort  Wayne,  Indiana, June  30 1961 


To. 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 

pass  Ii^KX'^^^^esolution  No.  ...  101*7-1961 - 

providing  for  the 


Opening  of  a Circular  cut-off  to  be  used  for  street  purposes 
from  Lot  No.  29,  John  H.  Veaey’s  3rd  Add. 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  he  seen  in  the  office  of  the  Board 
of  Public  Works. 

The  Board  has  fixed.... Thursday...... July..  13r-196l.  at.. 3t30..p*..m» 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  hereby  notified  that 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


BOARD  OF  PUBLIC  WORKS 


ENGINEERING 
DEPT.  OF  STREETS 


DATE. 


March  22.  1961 


' - 


TO:  Board  of  Public  Works 

SUBTECT:  Board  Order  No,  30-1960 


The  attached  Declaratory  Resolution,  drawing  and  property  ownership  list  have 
been  prepared  per  your  memo  of  February  19,  1960,  and  provide  for  the  opening 
of  a circular  cut-off  to  be  used  for  Street  purposes  from  Lot  No*  29,  J. H.  Ve$ey*s 


Hut  3 ChS  • 

cc:  Mayor  Paul  M*  Burns 


0 A LG  REN 


. 


VtNUi 


COITION 


wa 


OFFICE  OF  CITY  ENGINEER 

DEPARTMENT  OF  STREETS 


VACATI  N Oh  C ANA  L 1 EP  B^  - 

lCv  SOUTH  PROPERTY  LINE  DAL6REN  AVE 
iOUTH  JNE  OP  FIRST  ALLEY  SOUTH 


H.H. 

<««!>  BY 
■fliOYEO  BY 


I :aie  I"— 20' 

-,ie  3-11-59 
SMELT  ' 0 

H ORAVVINS  NO. 
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